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BILL NO. 5-89-03- / f 


SPECIAL ORDINANCE NO. S- 2 ofa 


AN ORDINANCE approving the awarding of 
Reference #1370 by the City of Fort 
Wayne, Indiana, by and through its 
Department of Purchasing and JACKSON 
WRECKING CO., RICHARD NESS ЕХСАУ. „4 
TRKG. CO., INC. AND RON LUNZ, INC. for 
the Neighborhood Enforcement Code 
Division. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA; 
SECTION 1. That Reference #1370 between the City of 
Fort Wayne, by and through its Department of Purchasing and 
JACKSON WRECKING CO., RICHARD NESS EXCAV. & TRKG. CO., INC. 
AND RON LUNZ, INC. for the Neighborhood Enforcement Code 
Division, respectfully for: 
the demolition and lot restoration of 
(14) houses and (3) garages for the 
Neighborhood Enforcement Code Division; 
involving a total cost of Twenty-Two Thousand Eight Hundred 
Thirty-Six апа no/100 Dollars ($22,836.00) - (Ron Lunz- 
$925.00; Jackson Wrecking - $8,842.00; Richard Ness- 
$13,069.00), all as more particularly set forth in said 
Reference #1370 which is on file in the Office of the 
Department of Purchasing, and is by reference incorporated 
herein, made a part hereof, and is hereby in all things 
ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all 


necessary approval by the Mayor. 






T 
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eem - 


Councilmember 





A 


Ж 
APPROVED AS ТО FORM 
AND LEGALITY 


AC Le 
J. Timoth cCaulay, City Attorney 


Reference #_ 1370 
Department МЕСІ 


Date 3/22/89 


PURCHASING INFORMATION 


Advertised Bid ууу Opening Date 3/02/89 
Dates Advertised 2/9/89 & 2/16/89 

Written Quote n/a Due Date 

Verbal Quote n/a 

Number of Vendors Notified aly 


Number of Vendors Requesting Bid Information 5 
Number of Vendors Responding 4 

Number of Vendors Disqualified 0 

Number of Vendors not Responding_7 

Date Sent to Department for Recommendation 3/03/89 
Date Recommendation is Received in Purchasing 3/13/89 


Information Sent to Law Department 3/22/89 
Introduction Date 3/21/89. 
Discussion Date 4104/89 


Passage Date 


Ordinance # 





Amount Approved and/or Spent Last Year, if Applicable 


REFERENCE NO. 1370 


JACKSON WRECK 


NECD/DEMO’S 

ADDRESS DEMO 
2834 S. BARR N/B 
3804 COVINGTON N/B 
802 HAMILTON N/B 


1308 S. HANNA $1,699. 
821 E. LEWIS $2,400. 
1216 MCCULLOCH $1,800. 


410 E. MASTER. N/B 


1329 PONTIAC $1,800. 


2026 REIDMILL. N/B 


3031 SMITH $1,850. 
1309 WOODBINE $1,800. 
1002 E. WASH. $3,200. 


TOTAL: $14,549. 


LOT 
N/B 
N/B 
N/B 
00 $200. 
00 $300. 
00 $250. 
N/B 
00 $192. 
N/B 
00 $250. 
00 $200. 
00 $200. 
00 $1,592. 


00 
00 
00 
00 


00 


RICHARD NESS 


DEMO 


$1,923.00 

$800.00 

N/B 

$1,000.00 
$2,495.00 
$2,495.00 
$2,495.00 
$1,995.00 
$2,156.00 
$2,025.00 
$1,200.00 
$2,495.00 


$21,679.00 $2,200. 


LOT 


$200. 
$200. 


N/B 


$200. 
$200. 
$200. 
$200. 
$200. 
$200. 
$200. 
$200. 
$200. 


00 


00 


00 
00 
00 
00 
00 
00 
00 


00 


RON LUNZ 

DEMO LOT 
$2,450.00 $250. 

$800.00 $125. 

N/B N/B 
$1,575.00 $250. 
$2,900.00 $250. 
$2,250.00 $200. 
$2,825.00 $200. 
$2,375.00 $250. 
$3,200.00 $250. 
$2,850.00 $250. 
$2,300.00 $250. 
$2,900.00 $250. 
$26,425.00 $2,525. 


00 


00 
00 
00 
00 
00 
00 
00 
00 
00 


00 


MARTINS 

DEMO LOT 
$3,800.00 $300. 
$2,100.00 $250. 

N/B N/B 
$2,750.00 $300. 
$3,600.00 $300. 
$2,500.00 $300. 
$3,650.00 $300. 
$2,850.00 $300. 
$4,500.00 $300. 
$3,250.00 5300. 
$1,800.00 $250. 
$3,100.00 $300. 
$33,900.00 $3,200. 


an 


петелот 


~ 


INVITATION TO BID 
DEPARTMENT OF PURCHASING 
CITY OF FORT WAYNE, ALLEN COUNTY, INDIANA 
ONE MAIN STREET - ROOM 350 
219-427-1101 


BID OPENING DATE: 3-2-89 O 11:00 AM — — BID REFERENCE 4 1370 


BIOS SHOULD BE DELIVERED TO DEPARTMENT OF PURCHASING, ROOM 350, 
CITY-COUNTY BUILDING UP TO 11:00 A. M. ON OR BEFORE OPENING DATE. 





SEALED BIDS WILL BE OPENED PUBLICLY AT 11:01 A.M. IN THE BOARD OF 
WORKS AND SAFETY CONFERENCE ROOM ON THE THIRD FLOOR OF THE CITY- 
COUNTY BUILDING. "NO LATE BIDS WILL BE ACCEPTED AFTER 11:00 A.M. 
EOR ANY REASON WHATSOEVER." 





THIS INVITATION FOR BID IS Fog the demolition and restoration of sixteen 





(16) +/- structures throughout the City of Fort Wayne 





AND REQUESTED BY Safe Housing 





PLEASE RETURN THIS FORM AND/OR ANY OF THE OTHER FORMS AS REQUESTED 
ON THE THE SHEET OF CONTENTS WITH YOUR SEALED BID. 


BID BOND, CERTIFIED CHECK, OR 


ae 


THIS BID REQUIRES A XXXXXX 5 
CASHIER'S CHECK OF ALL BIDDERS. 


r 


THIS BID REQUIRES A ХХХХХХ 100% PERFORMANCE BOND OF SUCCESSFU 
BIDDER(S). 


ae 


PROMPT PAYMENT DISCOUNTS WILL BE ALLOWED AS FOLLOWS: 
IF PAID WITHIN S E U DAYS. 
THE CITY OF FORT WAYNE IS EXEMPT FROM FEDERAL EXCISE AND INDIANA 


STATE SALES ТАХ. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS 356-001-255-0013. PRICES SHOULD NOT INCLUDE 


THESE TAXES. 


THE EXECUTION HEREOF BY THE BIDDER IS ACCEPTANCE OF ALL TERMS AND - 
CONDITIONS HEREIN AND IN THAT REGARD THE BIDDER AGREES TO BE BOUND 
BY SAME AND BE BOUND TO THE AMOUNT OF HIS/HER BID FOR A РЕВТОО OF 


NINETY (90) DAYS. ы 
FIRM NAME. [gabar pe this Co. 
A Mei ks ЛТ T ae 


ch ester ee Жоғ” 


NE LIR- 22/2- 






FP-1 


SCHEDULE 


The contractor agrees to furnish at his/her/its own cost all 
labor, insurance, materials, equipment, and power for the complete 
performance of the projects. 


All work will be performed in accordance with: the IFB, this 
contract and the applicable plans, specifications, and drawings for 
а TOTAL PRICE OF % М (If unit prices are 
applicable, the contractor agrees to perform for those unit prices 
as set forth in the Schedule of Unit Prices attached hereto.) 


The services shall be commenced by wn CA 
(date of award of contract, unless otherwise specified) and 
completed by 2 ee. 


/_/ LIQUIDATED DAMAGES PROVISION. This clause shall be applicable 
to this contract only if the box contains a checkmark or an "X". 


It is hereby agreed by and between the City of Fort Wayne and 
contractor that time is of essence of this agreement and the 
contractor agrees that it will complete the project as herein 
defined on or before Я The parties agree that 
it is a business and governmental necessity that the project be 
completed by this date. The parties agree that in the event the 
project is not completed by this date that it will be difficult or 
impossible to make an accurate determination of the damages that 
would be incurred by the City of Fort Wayne, and therefore provide 


for liquidated damages in the sum of $ per day as 
a reasonable estimate as to the damages which would be incurred by 
the City of Fort Wayne. The parties further agree that causes 


beyond the control of the contractor may delay the completion date. 
Therefore, the parties agree that delays in the completion date 
beyond the control of the contractor shall not result in the 
liquidated damages. 


Delays beyond the control of the contractor can include but 
are not necessarily limited to, the following: Acts of сод, 
strikes, lockouts or industrial disturbances, acts of public 
enemies, restraining orders of any kind by the government of the 
United States of America or the State of Indiana or any of their 
departments, agencies, or officials, or any civil or military 
authority, insurrections, riots, landslides, earthquakes, fires, 
incapacitating storms, floods, and explosions. 


IFB/services/fed 


PROPOSAL: . 


гр а, P uua 


PROPOSAL AND BID SURETY FORM кенетев) 41370 
BRNO (IPIE ек BID DATE: | 3-2-89 


‘In complisnce with the foregoing invitztion to bid and subject to all of the conditions thereof the undersigned offers 





and agrees, if this bid is accepted within a reasonable time from date of opening 
cordance with the prices stated herein. га 





of bids, to enter into a coztz2ci in 2c- 


The Legal Advertisement, General Conditions, Instructions to Bidders, Informztion for Bidders, Specizi Canditions, 


Specizications, and Plans applying form a Part of this proposal. 


This proposal is supported by the following bid Surety as required by law and signatures affixed thereto constitute 


toth a proposal and bid surety executed by the bidder. 


ЗІР SURETY (REQUIRED BY LAW): 


BOND FORM: (USE THIS BOND FORM—NO AL EZNATZ FORM OF BOND WILL BE CONSIDERED). 


KNOW ALL MEN BY THESE PRESENTS, THAT we, the undersigned, 2 





те held and firmly bound unto the City 


of Fors Wayne, State of Indiana, in the sum of. == FIVE PERCENT (52) OF. (5%) ОЕ IHE AMOUNT —— AMOUNT — — 2 -. 
А Se OF THE ACCOMPANYING BID------ Dollars, 


to be paid on demand to said City of Fort Wayne, its successors and assigns fo 
made, we hereby bind ourselves, our heirs, Successors, executors, and 2dministy 
these preszuts. 





The condition of this obligztion is such that if the bid or Proposal attached еге 
to the within named division of the City of Fort Wayne or its duly constituted agi 








т which’ payment well and truly to be 
ators, jointly and severally iiranly by 


to and made a part hereof and submitted 
ent, is accepted and 2 contract awarded 


to the undersigned bidder and tke said bidder shall within ten (10) dass after Dotice of said award enter into a contract 
with tke said City of Fort Wayne, State of Indiana, and shall secure the performance of the seme. by bond or otherwise 
аз m2y be required to the satisfaction of the City oZ Fort Wayne, Indiana then this obligation shall be null and void; 


therwise to be in full force and effect. d У 
otherwise to be in fu ree eifaci Xt x Кора. iibi 


furnished, it js тесезэ2гу 


BID CHECK (ALTERNATE FORM OF SURETY): ~ thar a certificzte authorizing ње “attorney-ia-f2et7 
Certified ГІ to sis the boud aceompsnyiie фе жалы 


Cashiers Cj Check No. 























in the sum of a МЕОРИ 


is herewith submitted and deposited in lieu of bond under the same terms and conditions as set forth in the zbave bond. 


Note: If Check is used 23 Bid Surety—Attach here. 


SIGNATURES (ZID SURETY AND PROPOSAL): 


Witmessed by: е 









JACKSON WRECKING .COMPANY 


Nowe of Bieder? 





BIDDER 
7 ^ d — өө. AND - 2 
OTHER PARTIES INTZRESTED IN PRINCIPAL : 5 
THIS PROPOSAL. à R. R. #4, Box 529 
(See 14 —Sigzatures under General Conditons, etc.) ека (I REGII NIIS OSEE Nesber 
^ List all Parties if Partnershi Rochester, IN. 46975 : 
nod DM s ле IES nals ЫД 
City. State and Zi? Сос» 
3-2-89 š 








ada the S 
SURETY | 
І 





“е, 


Schaekel 





Gloria Е... 


Озе — . .. 
SEE COVER LETTER : 


THE OHIO CASUALTY INSURANCE COMPANY 


Incorporated 





ee necis mdi Puma sas ааа санта ада татан 
Name of Company — Print or туа 


tate of: 





Wis = 


THE OMO CASUALTY INSURANCE COMPANY 


HOME OFFICI, HAMILTON, OHIO 





Жаппа All Men by These Presents: That THE OHIO CASUALTY INSURANCE COMPANY, in pursuance 
of authority granted by Article Vl, Section 7 of the By-Laws of said Company. does hereby nominate, constitute and appoint: 


James W. Funk, Jr. or Mabel E. Lee - - - - - - - - - of Indianapolis, Indiana - - - - 


ita true and lawful agent апд attorney -in-fact, to make, execute, seal and deliver for and on its behalf as surety, and as 
its act and deed any aad all BONDS, UNDERTAKINGS, and RECOGNIZANCES, not exceeding in any single instance 


ONE MILLION ------------------------ (3 1,000,000.00 - у Dollars, 
excluding, however, any bond(s) or undertaking(s) guaranteeing the payment of notes and interest thereon 


And the execution of such bonds or undertakings in pursuance of these presents, shall be as binding upon said Company, 
as fully and amply, to all intents and purposes, as if they had been duly executed and аныз by the regularly 
elected обсега of the Company at ita office in Hamilton, Ohio, in their own proper Persons, | 


The authority granted hereunder supersedes any previous authority heretofore granted the above named attorney(s)-in-fact. 
In WITNESS WHEREOF, the undersigned, officer of the said The Ohio Casualty 

Insurance Company has hereunto subscribed bit hame and affixed the Corp. 

said The, Ohio Casualty Insurance Comp 


Asst. Secretary, 














STATE OF OHIO, | 55 
COUNTY OF BUTLER 3 i 
On this 14th day of January AD 1985 ‘before 


the subscriber, a Notary Public of the State of Ohio, in and for the County of Butler, duly commissioned and qualified, came 
Richard T. Hoffman, Asst. Secretary - - - ef THE OHIO CASUALTY INSURANCE COMPANY, to me 
е 


personally known to be the individual and обсег described in, and who executed the preceding instrument, and he acknow- 
ledged the execution of the same, and being by me duly sworn deposeth and saith, that he is the officer of the Company 
aforesaid, and that the seal affixed to the preceding instrument ia the Corporate Seal of said Company, and the said Corporate 
Seal and hie signature ав officer were duly affixed and subscribed to the said instrument by the authority and direction of the 
said Corporation. 


IN TESTIMONY WHEREOF, | have hereunto set my hand and affixed my Ofcial 





emu, 
SON, Seal at the City of Hamilton, State of Ohio, the day and year first above written. 
РА 
3 = 
% ҚЗ 





аны e 


This power of attorney is granted under and by authority of Article VI, Section 7 of the By-Laws of the Company, adopted by 
its directors on April 2, 1954, extracts from which read: 
“ARTICLE VI" 


“Section 7. Appointment of Attorney-in-Fact, ete. The chairman of the board, the president, any vice-president, the 
secretary or any assistant secretary shall be and is hereby vested with full power and authority to appoint attorneys-in-fact 
for thee purpose of signing the name of the Company as surety to, and to execute, attach the corporate seal, acknowledge 
and deliver any and all bonda, recognizances, stipulations, undertakings or other inatruments of suretyship and policies of 
insurance to be given in favor of any individual, firm, corporation, or the official representative thereof, or to any county 
or state, or any official board or boards of county or state, or the United States of Arnerica, or to any other political sub- 








division.” 
This instrument is signed and sealed by facsimile ав authorized by the following Resolution adopted by the directors of the 
Company on May 27, 1970: 

"RESOLVED that the signature of any officer of the Company authorized by Article VI Section 7 of the by-laws to appoint 
atterneys in fact, the signature of the Secretary or any Assistant Secretary certifying to the correctness of any copy of a 
power of attorney and the seal of the Company may be affixed by facsimile to any power of attorney or copy thereof issued 
on behalf of the Company. Such signatures and seal are hereby adopted by the Company as original signatures and seal, 
to be valid and binding upon the Company with the same force and effect as though manually affixed.” 





CERTIFICATE 


1, the undersigned Assistant Secretary of The Ohio Casualty Insurance Company, do hereby certify that^the foregoing powe 
of attorney, Article VI Section 7 of the by-laws of the Company and the above Resolution of its Board of Directors are tru 
and correct copies and are in full force and effect on this date. 


IN WITNESS WHEREOF, I have hereunto set my hand ! the seal of the Company thie 24th day etF'eb ,A.D.. 19 89 





4 Assistant Secretary 


$-4300.C 12-80-3М 


‘THE BIDDER HEREBY ACKNOWLEDGES AND AGREES TO THE FOLLOWING 
SPECIFICATIONS: 


A. 


1. The contractor shall, at his/her own expense, secure and 
pay to the appropriate department of the local government, the 
fees or charges for all permits required for demolition, 
sidewalks, sheds, pavement cuts and repaving of streets and 
sidewalks, and all other building, electrical, plumbing, gas 
and sewer permits necessary under the local regulatory body 

or any of its agencies. 


2. Wages paid on the project shall not be less than the scale 
determined by law. The contractor shall.submit weekly, a 
duplicate copy of his/her payroll, for the duration of the 
job, to the Administrator of Safe Housing and Building 
Standards, to substantiate the payment of the wage scale. 


The contractor shall comply with the applicable laws and 
ordinances governing the disposal of materials, debris, 
rubbish and trash on or off the area and shall commit no 
trespass on any public or private property in any operation 
due to or connected with the demolition and site clearance. 


The bidder must state how soon he/she can begin work, after 
the award of the contract. Within days. 


The Safe Housing Enforcement Manager, shall be notified on the 
date of the start of demolition of each structure, and each 
structure shall be removed and site property cleared within 
five (5) calendar days after starting date on that structure. 
For failure to comply, the contractor will pay five percent 
(5$) of the bid price per day per parcel as liquidated damages 
for each day that the work is not completed beyond five (5) 
days from the beginning of demolition of each structure, 
unless proper written approval of a longer completion period 
is obtained from the Safe Housing Enforcement Departent 
Administrator. 


The contractor hereby agrees to the following details 
regarding the demolition of the above structures: 


1. Demolish and remove all building and appurtenances 
thereto. After demolition is started the Contractor is to 
work on it continuously until completion unless otherwise 
stated in writing by the Safe Housing and Building Standards 
Administrator. 


2. Maintain control over operations to eliminate hazards to 
area residents. Nails and other tire puncturing items shall 
not be dropped on streets, alleys and adjacent property. 
Existing public streets, curbs and sidewalks shall be 
protected from damage as much as possible. When possible, the 
contractor shall enter the properties to be cleared from the 


PS-1 


BID REFERENCE #1370 
Department of Safe Housing and Building Standards 
Demolition and lot restoration 


Bid Price Totals 


COST OF COST OF LOT 


ADDRESS STRUCTURE DEMOLITION RESTORATION 


= 
2834 5 Barr House sMo Lb Si aes Се 


3804 Covington Rd House $ “2 Va $ 
802 Hamilton Garage s Mo 2,2 5 
p 

1308 S Hanna House $ 2 Y Тө 220, 20 

29-5 а агач <a PAG REN o 
2914 Holton House & Garage $ Z 20.20 5 A 
821 E Lewis House $ 2, S00 4) $300: GD 
4216 McCulloch House $ / 420 2 $ 22.50.42 
410 Е Masterson House & Garage % $ 
1329 E Pontiac House $ 7, Zee $ 22 2 Z 22,0 
2026 Reidmiller House $ 42 Bid $ 
3227 Rodgers House 5 4/0 2/4 $ 
2213 Smith House $ 2 209 s 4/0. 
3031 Smith House & Garage sZ 252.07) $ 2150,4 Q 
1309 Woodbine Place House $ Z 4220.7 $ A200 
1002 E Washington House s 200.00 $ doo.» 

TOTALS $ $ 


PS-11 


АТТАСНМЕМГ C 5 2 
CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of 





; Goes hereby make th 


to the City ofVFort Wayne, Indiana. 


WEZREAS, it is acknowledged that the Commcn Council 


of the City of Fort Wayne, Indiana, has passed an ordinance сог- 


demning the apartheid policies of the country of South Africa; 


4 


WEEREAS, Council's ordinance requires that all persons, 


fixus or cs 
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services, 


support t 





3 ra — а 
` DW rer) - Af mec CO E ; 


(Name and Title of Person Signing) 


AA-1 


crlbed by the State Board of Accounts Form Но. 95 (Revised 1987) 


BID, OFFER OR PROPOSAL FOR SALE OR LEASE OF MATERIALS 


(Def Ined at 1.С. 56-1-2-9.5) 
(Please type or print) 


1. Governmental Unit: Z 





Date: 7-2 ш? ea 






2. County: 
5. Bidder (Firm): 
Address: 
City/State: 


4. Telephone Number: 
5. Agent of Bidder (ТЕ applicable): 


= oe C4 27 


M 
Pursuant to notices glven, the undersigned offers bld(s) to 2772, SZ z 22% DE FE ссу ё 
тізі Untt) In accordance with the followIng attachment(s) whlch spec fy the class ог Ttem number or 
Троп, quantity, unit, unlt price and total amount, 


The contract will Бе awarded by classes or Items, In accordance with specifications. Any changes or 
atlons In the Items speclfled will render such bld vold as to that class or Item. Bldder promises that 
s not offered nor recelved a less price than the price stated In his bid for the materials Included In 
bld. Bidder further agrees that he will not withdraw hls bld from the office In which It Is filed, A 
fled check or bond shall be flled with each bld If required, and llabliity for breach shall be enforce- 
upon the contract, the bond or certified check or both as the case may be. 


STgnature of Bldder or Agent 


BID OFFER OR PROPOSAL 


Attach separate sheet 11541п4 each Item bld based оп specifications published by governing body. 
wing Is an example of the bld format: 2 


ss or Item чап + Unit Description дп ПЕ Price Amount 
ела | FES A320 | | 


< UT o road e. See Specs “ 


NON-COLLUSION AFFIDAVIT 


OF INDIANA ) 
Ë ) 854 
ей COUNTY ) 

The undersigned bidder or agent, belng duly sworn on oath, says that he has not, nor has any other 
r, representative, or agent of the firm, company, corporation or partnersh!p represented by him, 
ad Into any combInatlon, colluslon or agreement with any person relative to the price to be bld by 
a at such letting nor to prevent any person from bidding nor to Induce anyone '9 гейгаіп from bidding, 


vat this bld [5 mada without reference fo any other bd ond s[thout an; aqpeasont  undirsTondTn or 
! 


INVITATION TO BID 
DEPARTMENT OF PURCHASING 
CITY OF FORT WAYNE, ALLEN COUNTY, INDIANA 
ONE MAIN STREET - ROOM 350 
2197427—1101 


BID OPENING DATE: 3-2-89 @ 11:00 AM BID REFERENCE #1370 


BIDS SHOULD BE DELIVERED TO DEPARTMENT OF PURCHASING, ROOM 350, 
CITY-COUNTY BUILDING UP TO 11:00 A. M. ON OR BEFORE OPENING DATE. 





SEALED BIDS WILL BE OPENED PUBLICLY AT 11:01 А.М. IN THE BOARD OF 
WORKS AND SAFETY CONFERENCE ROOM ON THE THIRD FLOOR OF THE CITY- 
COUNTY BUILDING. "МО LATE BIDS WILL BE ACCEPTED AFTER 11:00 A.M. 
FOR ANY REASON WHATSOEVER.” 


THIS INVITATION FOR BID IS FoR_the demolition and restoration of sixteen 





(16) +/- structures throughout the City of Fort Wayne 





AND REQUESTED BY Safe Housing 


PLEASE RETURN THIS FORM AND/OR ANY OF THE OTHER FORMS AS REQUESTED 
ON THE THE SHEET OF CONTENTS WITH YOUR SEALED BID. 


THIS BID REQUIRES A .XXXXXX 5% BID BOND, CERTIFIED CHECK, ОК 
CASHIER'S CHECK OF ALL BIDDERS. 


THIS BID REQUIRES A , XXXXXX 100% PERFORMANCE BOND OF SUCCESSFUL 
BIDDER(S). 


ае 


PROMPT PAYMENT DISCOUNTS WILL BE ALLOWED AS FOLLOWS: ree 
IF PAID WITHIN === DAYS. 


Y 


THE CITY OF FORT WAYNE IS EXEMPT FROM FEDERAL EXCISE AND INDIANA 
STATE SALES ТАХ. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS 356-001-255-0013. PRICES SHOULD NOT INCLUDE 


THESE TAXES. 


THE EXECUTION HEREOF BY THE BIDDER IS ACCEPTANCE OF ALL TERMS AND - 
CONDITIONS HEREIN AND IN THAT REGARD THE BIDDER AGREES TO BE BOUND 
BY SAME AND BE BOUND TO THE AMOUNT OF HIS/HER BID FOR A PERIOD OF 


NINETY (90) DAYS. 
FIRM NAME Richard Ness Excav. & Trkg. Co.,Inc. 
STREET ADDRESS 1 Hitzfield st. 
CITY Huntington,IN 46750 


BY uu s ON as UT виц PHONE:da6-1ib0'or-072-2236 
REPRESENTATIVE SIGNATURE 


ATTACHMENT С : 
; ІСАТІОМ OF BIDDER/VENDOR 





Richard Ness Excav, & Trkg. Co.,Inc 


The undersigned, on behalf o£ 
WI c oer osa CDU. UIT MM RN 


, Goes hereby make the following representations 





to the City of Fort Wayne, Indiana. 


of the City of Fort Wayne, indiana, has passed an ordinance cor- 
demning the apartheid policies of the country of South Africa; 
WEEREAS, Council's ordinance requires that all persons, 


firms or corporations submitting bids to the City, for собз гапе 


services, certify, as part cf the bid, that such entity dees noz 





тгк, Co. Inc. s that Richard Ness, President | 


does nct support or endorse the policy cf apartheid in 





IN WITNESS WEERECF, this Certification has been ѕіслес 
this 3rd day of March Puch cbe. 








Richard Ness Excav, & Trkg. Co.,Inc. 
(Name oi Biddéer/Vendor) 





e and Title of 


Perso igniag) 
President : 


AA-1 


SCHEDULE 


The contractor agrees to furnish at his/her/its own cost all 
labor, insurance, materials, equipment, and power for the complete 
performance of the projects. 


All work will be performed in accordance with: the IFB, this 
contract and the applicable plans, specifications, and drawings for 
a TOTAL PRICE OF $ 30,886.00 5 (If unit prices are 
applicable, the contractor agrees to perform for those unit prices 
as set forth in the Schedule of Unit Prices attached hereto.) 


The services shall be commenced by 
(date of award of contract unless otherwise specified) and 


completed by _Within 60 days of Contract x 


/_/ LIQUIDATED DAMAGES PROVISION. This clause shall be applicable 
to this contract only if the box contains a checkmark or an "Х" 


It is hereby agreed by and between the City of.Fort Wayne and 
contractor that time is of essence of this agreement and the 
contractor agrees that it will complete the project as herein 
defined on cr befcre 60 days after contract.datühe parties agree that 
it is a business and governmental necessity that the project be 
completed by this date. The parties agree that in the event the 
project is not completed by this date that it will be difficult or 
impossible to make an accurate determination of the damages that 
would be incurred by the City of Fort Wayne, and therefore provide 
for liquidated damages in the sum of $ ---- per day as 
a reasonable estimate as to the damages which would be incurred by 
the City of Fort Wayne. The parties further agree that causes 
beyond the control of the contractor may delay the completion date. 
Therefore, the parties agree that delays in the completion date 
beyond the control of the contractor shall not result in the 
liquidated damages. 


Delays beyond the control of the contractor can include but 
are not necessarily limited to, the following: Acts of God, 
strikes, lockouts or industrial disturbances, acts of public 
enemies, restraining orders of any kind by the government of the 
United States of America or the State of Indiana or any of their 
departments, agencies, or officials, or any civil or military 
authority, insurrections, riots, landslides, earthquakes, fires, 
incapacitating storms, floods, and explosions. 


IFB/services/fed 


THE BIDDER HEREBY ACKNOWLEDGES AND AGREES TO THE FOLLOWING 
SPECIFICATIONS: 


1. The contractor shall, at his/her own expense, secure and 
pay to the appropriate department of the local government, the 
fees or charges for all permits required for demolition, 
sidewalks, sheds, pavement cuts and repaving of streets and 
sidewalks, and all other building, electrical, plumbing, gas 
and sewer permits necessary under the local regulatory body 

or any of its agencies. 


2. Wages paid on the project shall not be less than the scale 
determined by law. The contractor shall submit weekly, а 
duplicate copy of his/her payroll, for the duration of the 
job, to the Administrator of Safe Housing and Building 
Standards, to substantiate the payment of the wage scale. 


The contractor shall comply with the applicable laws and 
ordinances governing the disposal of materials, debris, 
rubbish and trash on or off the area and shall commit no 
trespass on any public or private property in any operation 
due to or connected with the demolition and site clearance. 


The bidder must state how soon he/she can begin work, after 


the award of the contract. Within (10) Ten days. 


The Safe Housing Enforcement Manager, shall be notified on the 
date of the start of demolition of each structure, and each 
structure shall be removed and site property cleared within 
five (5) calendar days after starting date on that structure. 
For failure to comply, the contractor will pay five percent 
(5%) of the bid price per day per parcel as liquidated damages 
for each day that the work is not completed beyond five (5) 
days from the beginning of demolition of each structure, 
unless proper written approval of a longer completion period 
is obtained from the Safe Housing Enforcement Departent 
Administrator. 


The contractor hereby agrees to the following details 
regarding the demolition of the above structures: 


1. Demolish and remove all building and appurtenances 
thereto. After demolition is started the Contractor is to 
work on it continuously until completion unless otherwise 
stated in writing by the Safe Housing and Building Standards 
Administrator. 


2. Maintain control over operations to eliminate hazards to 
area residents. Nails and other tire puncturing items shall 
not be dropped on streets, alleys and adjacent property. 
Existing public streets, curbs and sidewalks shall be 
protected from damage as much as possible. When possible, the 
contractor shall enter the properties to be cleared from the 


PS-1 


BID REFERENCE #1370 





Department of Safe Housing and Building Standards 
Demolition and lot restoration 


Bid Price Totals 





COST OF COST OF LOT 

ADDRESS STRUCTURE DEMOLITION RESTORATION 
2834 S Barr House $ 1,923.00 5 200.00 - 2/29 
3804 Covington Rd House $ 800.00 5 200,00 Le 
802 Hamilton Garage $ --- $0 T. = Gone 
1308 S Hanna House $ 1,000,00 $ 200.00 /2£45 
$626—S—Hanrra— — — ras ` 6=-2-=-=——---- 
2914 Holton House & Garage % 2,495.00 $ 200.00 per? 
821 Е Lewis House $ 2,495.00 5 200.00 24675 
1216 McCulloch House $ 2,495.00 < 200.00 pees 
410 E Masterson House & Garage % 2,495.00 5 200.00 227? 
1329 E Pontiac House $_1,995.00 5 200.00 2475 
2026 Reidmiller House 5. 2,156.00 5. 200.00 2g5- 
3227 Rodgers House $ 1,598.00 $_ 200.00 pate 
2213 Smith House 5 2914.00 5 200.00 ас 
3031 Smith House & Garage $ 2,025.00 $_ 200.00 2225 
1309 Woodbine Place House $ 1,200.00 s 200.00 2924 
1002 E Washington House $ 2,495.00 5 200.00 p- ге 

ТОТА 5 5 29,086.00 $ 2,800.00 229 


PS-11 


sr Transamerica vsu dh Insurance Company 


A Stock Company / Home Ollice: Los Angeles, Cantornia 
Insurance Services 


Bid Bond 








Approved by The Americon Institute of Architects 
АЛ.А. Document No. A-310 (February 1970 Edition) 


KNOW ALL MEN BY THESE PRESENTS, thot we > RICHARD NESS EXCAVATING & TRUCKING, INC. 


as Princi pol, hereinafter called the Principal, and TRANSAMERICA INSURANCE COMPANY, o 


Corporation duly orgenizec 
under the lows of the State of California, as Surety, hereinafter called the 


Surety, are held firmly bound unto 


CITY OF FORT WAYNE, DEPARTMENT OF PURCHASING 


as Obligee, hereinofter called the Obligee, in the sum of RUM tuc ete ОТ... 
Five Per Cent (5%) of Maximum Bid ------------------- 


z І u ) 
the soid Principol ond the soid Surety, bind ourselves, our heirs 
‚ jointly ond severally, firmly by these presents. 


for the payment of which sum well ond truly to be made, 
executors, administrators, successors and assigns 


WHEREAS, the Principal has submitted o bid for 


Demolition of 15.Structures 


NOW,. THEREFORE, if the Obligee shall accept the bid of the Princi 


the Obligee in accordance with the terms of such bid, ond give such bond or bonds os moy be specified in the bidding o 
` contract documents with good ond sufficient surety for the foithful performance of such contract ond for the prompt poymen 

ef labor айа material furnished in the prosecution thereof, or in the event of the failure of the Principal to enter suct 
contract ond .give such bond or bonds, if the Principal shall pay to the Obligee the difference not to exceed the penolt: 
hereof betwéen the amount specified in said bid ond such larger amount for which the Obligee may in good foith controc 


with onother party to perform the work covered by said bid, then this obligation shall be null and void, otherwise to remoir 
in.full force and effect. : š 


pol ond the Principol sholl enter into o contract with 


š Signed and sealed this” à 2nd day of ` March | А.р. 19 ` 89 


EXCAVATING & TRUCKING, INC. 









(Seol 


Transamerica Insuran Company (6 
ЖҰҒУ Sur ao 
By: (1. : — 


Attorney-in-Foct 


^ RICHARD N 











В f 
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Insurance Services 


(Ез Transamerica Insurance Company 
T Transamerica A Stock Company / Home Office: Los Angeles. California 
| ‘Power of Attorney 


KNOW ALL MEN BY THESE PRESENTS: 

That TRANSAMERICA INSURANCE COMPANY, a corporation of the State of California, does hereby make, consti- 
tute and appoint --- Gerald A. Dahle, John J. Pikel, Donald T. Belbutowski, or Diane T. Green, 
each individually of Fort Wayne, Indiana--- 


its true and lawful Attorney(s)-in-Fact, with full power and authority, for and on behalf on the Company as surety, to 
execute and deliver and affix the seal of the Company thereto, if a seal is required, bonds, undertakings, recognizances or 
other written obligations in the nature thereof, as follows: --- any and all bonds or undertakings 
UNLIMITED in amount, in any single instance, for or on behalf of this Company in 
its business, and in accordance with its charter,--- 


and to bind TRANSAMERICA INSURANCE COMPANY thereby, and all of the acts of said Attorney (s)-in-Fact, pursuant to 
these presents, are hereby ratified and confirmed. 
This appointmant is made under and by authority of the following hy-laws of the Company which by-laws are now in full 
force and effect. 
ARTICLE VII 

} SECTION 30. All policies, bonds, undertakings, certificates of insurance, cover notes, recognizances, contracts of 
indemnity, endorsements, stipulations, waivers, consents of sureties, re-insurance acceptances or agreements, surety and 
Co-surety obligations and agreements, underwriting undertakings, and all other instruments pertaining to the insurance 
business of the Corporation, shall be validly executed when signed on behalf of the Corporation by the President, any Vice 
President or by any other officer, employee, agent or Attorney-in-Fact authorized to so sign by (i) the Board of Directors, (ii) 
the President, (iii) and Vice President, or (iv) any other person empowered by the Board of Directors, the President or any 
Vice President to give such authorization; provided that all policies of insurance shall also bear the signature of a Secretary, 
which may be a facsimile, and unless manually signed by the President or a Vice President, a facsimile signature of the 
President. A facsimile signature of a former officer shall be of the same validity as that of an existing officer. 

The affixing of the corporate seal shall not be necessary to the valid execution of any instrument, but any person 
authorized to execute or attest such instrument may affix the Corporation's seal thereto. 
This Power of Attorney is signed and sealed by a facsimile under and by the authority of the following resolution adopted 
by the Board of Directors of the Company at a meeting duly called and held on the 17th day of October 1963. 

“Resolved, That the signature of any officer authorized by the By-laws and the Company seal may be affixed 

by facsimile to any power of attorney or special power of attorney or certification of either given for the execu- 

tion of any bond undertaking, recognizance or other written obligation in the nature thereof; such signature 

and seal, when so used being hereby adopted by the Company as the original signature of such officer and the 

original seal of the Company, to be valid and binding upon the Company with the same force and effect as 

though manually affixed.” 

IN WITNESS WHEREOF, TRANSAMERICA INSURANCE COMPANY has caused these presents to be signed by its 
proper officer and its corporate seai to hereunto affixed this 21st dav of July ,19 87 


зке 


Ву 
Ku. Tanner, Vice President 
State of California ) 
County of n 
Onthis 21st day of July ,1987 ,before me Hazel Yamasawa, a Notary Public in and for the 


said County and State, residing therein, duly commissioned and sworn, personally appeared J.H. Tanner personally known to 
me (or proved to me on the basis of satisfactory evidence) to be a Vice President of TRANSAMERICA INSURANCE COM- 
PANY the corporation whose name is affixed to the foregoing instrument; and duly acknowledged to me that he knows the 
seal of said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was so affixed pursuant to 
authority given by the Board of Directors of said corporation and that he signed his name thereto pursuant to like authority, 
and acknowledges same to be the act and deed of said corporation. 


Z Caen MTM 
OFFICIAL SEAL 1 igs š 

x HAZEL YAMASAWA | 

S NOTARY PUBLIC - CALIFORNIA 


i 
PRINCIPAL OFFICE IN ы 
| Hazel Yamasawa, Notary Public 


LOS ANGELES COUNTY 
My IL Expires Sepi. 30, 1988 in and for the County of Los Angeles, California 


————— PM" 
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scribed by the State Board of Accounts Form Ho, 95 (Revised 1987) 


BID, OFFER OR PROPOSAL FOR SALE OR LEASE OF MATERIALS 


(Defined at 1.С. 56-1-2-9.5) 
(Please type or print) 





Date: March 3, 1989 
City of Fort Wayne _ Dept. of Purchases 


1. Governmental Unlt: 








2. County: Allen 
5, Gtdder (firmó: Richar ess Lxcav. “Ед COo Inc; 
Address: Fl Hitzfield $t. 





City/State: Huntington IN SITES 
4. Telephone Number: 672- 3336 or 356-1150 


5. Agent of Bldder (If applicable): Ls cad 








Pursuant to notices glven, the undersigned offers bld(s) to City of Fort Wayne (Gov- 
ental Џп!Е) In accordance with the following attachment(s) whlch speclfy the class or ltem number or 
ription, quantity, unit, unit price and total amount. 


The contract will be awarded by classes or Items, In accordance with specifications, Any changes or 
ratlons In the Items speci fled will render such bld vold as to that class or Item. Bldder promises that 
as not offered nor recelved a less price than the price stated In his bld for the materials Included In 
bld. Bidder further agrees that he will not withdraw hls bid from the office In which It Is filed, A 
lfled check or bond shall be filed with each bld If required, and Ilabl lity 
upon the contract, the bond or certified check or both as the case may 






> : BID OFFER OR PROPOSAL 


Attach separate sheet IIsting each Item bld based on specifications published by governing body. 
owing 15 an example of the bld format: š 


155 or Itom Quantity Unit Description Un ПЕ Frice Amount 


Еј See page PS-l1 for each price & Total 


NON-COLLUSION AFFIDAVIT 


} OF INDIANA ) 
) 55: 
igtoncouNTY ) 


The undersigned bidder or agent, belng duly sworn on oath, says that he has not, nor has any other 
ir, representative, or agent of the firm, company, corporation or partnersh!p represented by him, 
ed Into any comblnatlon, colluston or agreement with any person relative to the price to be bld by 
е at such letting nor to prevent any person from bidding пог to Induce anyone !o геѓга!п from bidding, 
hat this bld Is made without reference to any other Б14 and without any agreement, understanding ог 
па Топ with any other person In reference to such bidding. T 


He further says that no person or persons, firms, or corporation has, have or will recelve directly 
directly, any rebate, fee, glft, commission or thing of value on account of such sale, 


Richard Ness Excav, & Туку. Co.,Inc. 
















Signature of B 





Subscribed and sworn to before me this srd o day of Maron 19 89, 
mnIsslon Cxplres: Dec. 5, 1990 
y of Residence: Hunt ington 
Keith E. Steele 
Notary Public Printed Name — - 
ACCEPTANCE 


There now belng sufficlent unoblIgated appropriated funds avallable, the contracting authority of 
(Governmental Unlt) hereby accepts the terms of the attached bld for 
ies or Items numbered and promises to pay the undersigned bldder upon dellvery the price 
d for the materlals sfTpulated.Tn sald bld. 


Contracting Authority Members: 


Date: 

















INVITATION TO BID 
DEPARTMENT OF PURCHASING 
CITY OF FORT WAYNE, ALLEN COUNTY, INDIANA 
ONE MAIN STREET - ROOM 350 
219-427-1101 


BID OPENING DATE: 3-2-89 @ 11:00 AM BID REFERENCE #1370 


BIOS SHOULD BE DELIVERED TO DEPARTMENT OF PURCHASING, ROOM 350, 
CITY-COUNTY BUILDING UP TO 11:00 A. M. ON OR BEFORE OPENING DATE. 





SEALED BIOS WILL BE OPENED PUBLICLY AT 11:01 A.M. IN THE BOARD OF 
WORKS AND SAFETY CONFERENCE ROOM ON THE THIRD FLOOR OF THE CITY- 
COUNTY BUILDING. "NO LATE BIDS WILL BE ACCEPTED AFTER 11:00 A.M. 
FOR ANY REASON WHATSOEVER.” 


THIS INVITATION FOR BID IS FOR the demolition and restoration of sixteen 
(16) +/- structures throughout the City of Fort Wayne 





AND REQUESTED ву Safe Housing 


PLEASE RETURN THIS FORM AND/OR ANY OF THE OTHER FORMS AS REQUESTED 
ON THE THE SHEET OF CONTENTS WITH YOUR SEALED BID. 


THIS BID REQUIRES A _XXXXXX 5% BID BOND, CERTIFIED CHECK, OR 
CASHIER'S CHECK OF ALL BIDDERS. 


THIS BID REQUIRES A | XXXXXX 100% PERFORMANCE BOND OF SUCCESSFUL 
BIDDER(S). 


PROMPT PAYMENT DISCOUNTS WILL BE ALLOWED AS FOLLOWS: 
IF PAID WITHIN DAYS. 


ae 


THE CITY OF FORT WAYNE IS EXEMPT FROM FEDERAL EXCISE AND INDIANA 
STATE SALES TAX. THE CITY'S INDIANA SALES TAX EXEMPTION 
CERTIFICATE NUMBER IS 356-001-255-0013. PRICES SHOULD NOT INCLUDE 


THESE TAXES. 
THE EXECUTION HEREOF BY THE BIDDER IS ACCEPTANCE OF ALL TERMS AND 


CONDITIONS HEREIN AND IN THAT REGARD THE BIDDER AGREES TO BE BOUND 
BY SAME AND BE BOUND TO THE AMOUNT OF HIS/HER BID FOR A PERIOD OF 


NINETY (90) DAYS. 
— , 
FIRM NAME vo py i 


STREET aDDRESs_3 2/5 Fine 


CITY EX се ее 


BY 






PHONE 2024 70 






REPRESENTATIVE 5ІСМАУУКЕ 





FP-1 


ATTACHMENT C " : 
v CERTIFICATION OF BIDDER/VENDOR 


The undersigned, on behalf of 


, Goes hereby make the following representations 





to the City of Fort Wayne, Indiana. 

WEZREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, indiana, has passed an ordinance cor- 
demning the aparcheic policies of the countzy of South Africa; 


WEEREAS, Council's ordinance requires that all рехзспѕ, 


j 


firms or corporations submitting bids to the City, for gooós апа 
services, certify, as pars of the bid, that such entity dees nos 


support the policies of арасслеід in South Africa. 


The undersigned states, on behalf o£. 














„ечат 
does not support or endorse the policy of apartheid in South 
IN WITNESS WEEREOF, this Certification has been signe 
this day of (ЖОО M. 











(Name of Bidder/Venccr) 


(Name and Title of Person Signing) 


"TEE BIDDER HEREBY ACKNOWLEDGES AND AGREES TO THE FOLLOWING 
SPECIFICATIONS: 


A. 


1. The contractor shall, at his/her own expense, secure and 
pay to the appropriate department of the local government, the 
fees or charges for all permits required for demolition, 
sidewalks, sheds, pavement cuts and repaving of streets and 
sidewalks, and all other building, electrical, plumbing, gas 
and sewer permits necessary under the local regulatory body 

or any of its agencies. 


2. Wages paid on the project shall not be less than the scale 
determined by law. The contractor shall submit weekly, а 
duplicate copy of his/her payroll, for the duration of the 
job, to the Administrator of Safe Housing and Building 
Standards, to substantiate the payment of the wage scale. 


The contractor shall comply with the applicable laws and 
ordinances governing the disposal of materials, debris, 
rubbish and trash on or off the area and shall commit no 
trespass on any public or private property in any operation 
due to or connected with the demolition and site clearance. 


The bidder must state how soon he/she can begin work, after 
the award of the contract. Within days. 


The Safe Housing Enforcement Manager, shall be notified on the 
date of the start of demolition of each structure, and each 
structure shall be removed and site property cleared within 
five (5) calendar days after starting date on that structure. 
For failure to comply, the contractor will pay five percent 
(5%) of the bid price per day per parcel as liquidated damages 
for each day that the work is not completed beyond five (5) 
days from the beginning of demolition of each structure, 
unless proper written approval of a longer completion period 
is obtained from the Safe Housing Enforcement Departent 
Administrator. 


The contractor hereby agrees to the following details 
regarding the demolition of the above structures: 


1. Demolish and remove all building and appurtenances 
thereto. After demolition is started the Contractor is to 
work on it continuously until completion unless otherwise 
stated in writing by the Safe Housing and Building Standards 
Administrator. 


2. Maintain control over operations to eliminate hazards to 
area residents. Nails and other tire puncturing items shall 
not be dropped on streets, alleys and adjacent property. 
Existing public streets, curbs and sidewalks shall be 
protected from damage as much as possible. When possible, the 
contractor shall enter the properties to be cleared from the 


PS-1 


BID REFERENCE #1370 


Department of Safe Housing and Building Standards 


ADDRESS 


„9934 S Barr 


“3804 Covington Rd 


802 Hamilton 
4308 S Hanna 
2914 Holton 
821 E Léwis 


4216 McCulloch 


АЛО E Masterson 


1829 Е Pontiac 


2026 Reidmiller 


“8227 Rodgers 
72213 Smith 


-8031 Smith 


Demolition and lot restoration 


Bid Price Totals 


URE 


STRUCT 


House 
House 
Garage 


House 


House & Garage $ 


House 
House 
House 
House 
House 
House 


House 


House & Garage 


+309 Woodbine Place House 


1002 E Washington 


House 


TOTALS 


& Garage 


PS-11 


COST OF 
DEMOLITION, 
4 


2250 
< 200.08 


oo 
uS. 


99 002 
з 97 


40 
фе 


n 
> — = 5“ 


$ 2 729 d 


„ ASD ОК 










A C “S75 г 
$20 72952 





1108357. 


E qe NUT 
$ cx x oO 
5 


А а ДИ 


AC пч" 


M erede 
ғ“ 


5 





COST OF LOT 
RESTORATION 


c 
co < 














INDIANAPOLIS, INDIANA 





BID OR PROPOSAL BOND 


Know all Men by these Presents, 


That we RoncLunz-BxcawBting, Таслыла а от no o MM E aL. 


(hereinafter called the Principal) , 


as Principal, and AMERICAN STATES INSURANCE COMPANY (hereinafter called the 


Surety) , as Surety, are held and firmly bound unto... the. City of Fort Wayne... 
(hereinafter called the Obligee) in the penal sum of . Опе Thousand Seven Hundred Ninety... 
Le рө ылы Lo 7 LE Dollars ($1,795.00. ) for the payment of which the Principal 


and the Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly 


and severally, firmly by these presents. 


SIGNED and SEALED hia 2-250" 5-- "dayof "March. т.т си S — 999... 


THE CONDITION OF THIS OBLIGATION IS SUCH, That, whereas the Principal 


has submitted ot is about to submit a proposal to the Obligee on a contract for ------------------------------ 


Demolition of 14 Structures Am eu a 


NOW, THEREFORE, if the said contract be timely awarded to the Principal and the Princi- 
pal shall, within such time as may be specified, enter into the contract in writing, and give bond, if 
bond be required, with surety acceptable to the Obligee for the faithful performance of the said con- 
tract, then this obligation shall be void; otherwise to remain in full force and effect. 





" 9-1027 





ИЙҮҮ 


TC XOT YY Y 





Mee V... ure 


American States Insurance Company 
INDIANAPOLIS, INDIANA 


KNOW ALL MEN BY THESE PRESENTS, that American States Insurance Company, a Corporation duly organized and existing under the 
laws of the State of Indiana, and having its principal office in the City of Indianapolis, Indiana, hath made, constituted and appointed, and does by 


these presents make, constitute and appoint. - 














ОЈ, 
> " C... 
(Jointly or Severally) к EO! 
l 
ot Fort Wayne and State of. Indiana Ене О) 
its true and lawful Attorney(s)-in-Fact, with full power and authority hereby conferred in its name, place and stead, to execute, acknowledge “о 


deliver any and all bonds, recognizances, contracts of indemnity and other conditional or obligatory undertakings, rovided, ` ` | 


however, that the penal sum of any one such instrument executed hereunder shall 









not exceed ONE HUNDRED THOUSAND AND NO/100 ($100,000.00) DOLLARS 


and to bind the Corporation thereby as fully and to the same extent as if such bonds were signed by the President, sealed with the common seal of 
the Corporation and duly attested by its Secretary, hereby ratifying and confirming а! that the said Attorney(s)-in-Fact may do in the premises. This 
Power of Attorney is executed and may be revoked pursuant to and by authority granted by Section 7.07 of the By-Laws of the American States 
Insurance Company, which reads as follows: 
"The Chairman of the Board, the President or any Vice-President shall have power, by and with the concurrence with the 
Secretary or any Assistant Secretary of the Corporation, to appoint Resident Vice-Presidents, Resident Assistant Secretaries 
and Attorneys-in-Fact as the business of the Corporation may require or to authorize any one of such persons to execute, on 
behalf of the Corporation, any bonds, recognizances, stipulations and undertakings, whether by way of surety or otherwise" 
IN WITNESS WHEREOF, American States Insurance Company has caused these presents to be signed by its Vice-President, attested by its 








Assistant Secretary and its corporate seal to be hereto affixed this тейен ут day of. April 


A.D.19. 8. AMERICA] 


Т, 5 INSURANCE COMPANY 
е) Ај т, 
2 у : t 
ATTEST: Ж. 


Assistant Vice-President 
Assistant Secretary 


STATE OF INDIANA } SS: 
COUNTY OF MARION 5 


Onths Хо. day of April „A. D., ЗЕ cu before me personally came 


Alanson T, Abel ‚ to me known, who 
being by me duly sworn, acknowledged the execution of the above instrument and did depose and say; that he is a Vice-President of American 
States Insurance Company; that he knows the seal of said Corporation; that the seal affixed to the said instrument is such corporate seal; that it was 
so affixed by authority zi the Board of Directors of said Corporation; and that he signed his name thereto under like authority. And said 



















Alanson T. Abel turthersaidthatheis acquainted with . Thomas M. Ober  ,nsknowshimtobethe 
Assistant Secretary of said Corporation; and that he executed the above instrument. 
MY COMMISSION EXPIRES 
February 14, 1924 
My Commission Expires агу Рис 
STATE OF INDIANA SS: 
COUNTY OF MARION 2 






I — Thomas M, Ober ___ the Assistant Secretary of AMERICAN STATES INSURANCE COMPANY, do hereby certify that 
the above and foregoing is a true and correct copy of a Power of Attorney, executed by said AMERICAN STATES INSURANCE COMPANY, which 
is still in full force and effect. 

This Certificate may be signed and sealed by facsimile under and by the authority of Section 8.03 of the By-Laws of AMERICAN STATES 
INSURANCE COMPANY which reads as follows: 

“All policies and other instruments of insurance issued by the Corporation shall be signed on behalf of the Corporation by the 
president or а vice-president and the secretary or an assistant secretary, whose signatures, if the inetriment is duly 
countersigned by an authorized representative of the Corporation, inay be facsimiles. Such signatures and facsimiles thereof 
shall be authorized and binding upon the Corporation nciwithstanding the fact that any such officer shall have ceased to be such 
officer at the time such policy or other instrument of insurance shall have been’actually issued by the Corporation." 


In witness whereof, | have hereunto set my hand and affixed the seal of said Corporation, this pee ND day «March, 


Bae | 2 


Form 9-1459 (8-80) - Assistant Secretary 





escrlbed by the State Board of Accounts Form Ho, 95 (Revised 1987) 


BID, OFFER OR PROPOSAL FOR SALE OR LEASE OF MATERIALS 


(Def Ined at 1.С. 56-1-2-9.5) 
(Please type or print) 





E Date: à 
1. Governmental Unit: 
2. County: 
5. Bidder (Firm): : z 
Address: 
City/State: 


А 


4, Telephone Number: 
p — s O 


5. Agent of Bldder (If applicable): 

Pursuant to notices glven, the undersigned offers bld(s) to (Gov- 
mental Un!t) In accordance with the following attachment(s) whlch spec fy the class or [tem number or 
criptlon, quantity, unit, unit price and total amount, 


The contract м111 be awarded by classes or Items, In accordance with speclficatlons. Any changes or 
erations In the Items speclfled will render such bld vold as to that class or ltem. Bldder promises that 
has not offered nor recelved a less price than the price stated In his bld for the materlals Included In 
d bld. Bidder further agrees that he will not withdraw hls bld from the office tn which It Is filed. A 
tl fled check or bond shall be filled with each bld ТЕ required, and llabllilty for breach shall be enforce- 
9 upon the contract, the bond or certlfled check or both as the case may be. I 


m 


STgnature of Bldder or Agent 


BID OFFER OR PROPOSAL 


Attach separate sheet 115+1п9 each Item bid based on specifications published by governing body. 
lowing 15 an example of the bid format: ; 


ass or ltem Quantity Unit Description ünTt PrTce Amount 


NON-COLLUSION AFFIDAVIT 


TE OF INOIANA ) 
) SS: 
COUNTY ) 


The undersigned bldder or agent, belng duly sworn on oath, says that he has not, nor has any other 
ver, representative, or agent of the firm, company, corporatlon or partnership represented by him, 
red Into any combInatlon, collus!on or agreement with any person relative to the price to be bld by 
тө at such letting nor to prevent any person from bidding nor to Induce anyone t2 rafraln from bidding, 
that this bld 15 made without reference to any other bld and without any agreement, understanding or 
‘Inatlon with any other person In reference to such blddIng. I 


He further says that no person or persons, firms, or corporation has, have or will recelve directly 
ndirectly, any rebate, fee, gift, commission or thing of value on account of such sale. 





Subscribed and sworn to before me this x 
‘omnisslon Cxplres: SE 7) ЌЕ a \ 
ubi fc 
ty of Residence: G c I 
x ó pero B pins 
Notary Public Printed Name 
ACCEPTANCE 


There now belng sufflclent unobllgated appropriated funds avallable, the contracting authority of 
(Governmental UnIt) hereby accepts the terms of the attached bld for 
ses or Items numbered and promises to pay the undersigned bldder upon dellvery the price 
ed for the materlals sflpulafed,In sald bld. 


Contracting Authority Members: 


Date: 

















* Read the first time jn full and on motion by s kf] Р 
seconded by EO. uin , and duly opted, read the seco time by 


title and referred to the Committee on (and thé 
City Plan Commission for recommendation) and Public Hearing to Be held after 
due legal notice, at the Council Conference Room i nty Building, 
Fort Wayne, Indiana, on r e , day 
of , 19 ç Xt o'clock FM. E S... 


DATED: 2“ РОН, 
























SANDRÁ E. KENNEDY, CITY CLERK / 
Read the third 22 in full and оп motion by ғғ +, 
seconded by ; and duly adopted, placed бп its 
passage. PASSED by the following vote: ` 
AYES NAYS ABSTAINED ABSENT 
TOTAL VOTES 
BRADBURY 
BURNS 
GiaQUINTA 
HENRY 
LONG 
REDD 
SCHMIDT 


STIER 


ЧЕКАН 


TALARICO 


DATED: fA АСА, ig 





SANDRA E. KENNEDY, CITY CLERK, 





Passed and adopted by the Common Council of the City of Fort Wayne, 


Indiana, as ( ANNEXASEON— — — — (APPROPRIATION)——— — —— —(GENERAL) 


(SPECIAL) (ZONING MAP) ORDINANCE RESOLUTION NO. ¿Z 


on the Д = day of < 5.519 47 E 







A SEAL 
ГАРИ“ Є у 2 „ЕС км до 
SANDRA E. KENNEDY, CITY CLERK PRESIDING OFFICER 


Presented by me to the Mayor of the City of Fort Wayne, Indiana, on 


the ед A day of , 19/7, 


at the hour of ao o'clock My, EB. Sot. 






SANDRA E. KENNEDY, CITY CLE 


Approved and signed by me this {9+ day of Mel " 
19 $4 , at the hour of 4295 o'clo .M.,E.S.T. 


ive 


PAUL HELMKE, MAYOR 


DIGEST SHEET 


TITLE OF ORDINANCE: SPECIAL 


ра 02-15 


SYNOPSIS OF ORDINANCE: AN ORDINANCE APPROVING THE AWARD 
OF REFERENCE NO. 1370 WITH RESPECT TO THE DEMOLITION AND 
LOT RESTORATION OF (14) HOUSES AND (3) GARAGES FOR 
NEIGHBORHOOD ENFORCEMENT CODE DIVISION. THE COST REFLECTS 
THE LOWEST AND MOST RESPONSIVE BIDDERS. 


DEFARTMENT REQUESTING ORDINANCE: PURCHASING 


EFFECT OF PASSAGE: CITY NEIGHBORHOODS WILL BENEFIT AS A NUMBER 
OF UNSAFE AND UNSIGHTLY STRUCTURES WILL BE ELIMINATED. 


EFFECT OF NON-FASSAGE: THERE WILL BE A CONTINUATION OF UNSAFE 
AND UNSIGHTLY STRUCTURES BLIGHTING THE NEIGHBORHOODS IN AND 
AROUND THE CITY OF FORT WAYNE. 


MONEY INVOLVED: RON LUNZ S 925. 09 
JACKSON WRECKING $8,842.00 
RICHARD NESS $13,069.00 
SOURCE OF FUNDING: NEIGHBORHOOD ENFORCEMENT CODE DIV. 


FUND LINE: 174-008-UBF4-4415 


ASSIGNED TO COMMITTEE: 





BILL мо. 5-89=03- 14 


REPORT ОЕ THE COMMITTEE ОМ FINANCE 





THOMAS C. HENRY, CHAIRMAN 
MARK E. GiaQUINTA, VICE CHAIRMAN 
BRADBURY, SCHMIDT, STIER 








WE, YOUR COMMITTEE ON FINANCE TO WHOM WAS 


REFERRED AN (ORDINANCE) ) approving the awarding 
of Reference #1370 by the City of Fort Wayne, Indiana, by and 
through its Department of Purchasing and JACKSON WRECKING CO., 


RICHARD NESS EXCAV. & TRKG. CO., INC. AND RON LUNZ, INC. for 


the Neighborhood Enforcement Code Division 


HAVE HAD SAID (ORDINANCE) (RESOLURION) UNDER CONSIDERATION AND 
BEG LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID 


(ORDINANCE) (RESOLUTTONYX 


DO NOT PASS ABSTAIN NO REC 


DATED: H- //-77. 


Sandra E. Kennedy 
City Clerk 


